PUBLIC WORKS (IRELAND). 



ESTIMATE of the Sum that will be required for carrying on certain Public Wobks 
in Ireland, during the Year ended 5th January 1830. 





£. s. d. 


WORKS in the Western District, under the direction of Mr. Nimmo - 


10,700 - - 


Works in the Southern District, under the direction of Mr. Griffiths 


3-500 - " 


For making the Two New Lines of Road through the Keeper Moun-1 
tains, in the county of Tipperary ------ -J 


8,600 - - 


Viz. 





For making the New Road from Newport to Thurles, in-, 
the County of Tipperary, in an East and West 
direction, through the Keeper Mountains, length ' 
23 miles - - - - - - - -t 


£. s. d. 
9,810 15 - 




For making the New Road from the Town of Tipperary,' 
in a North and South direction, through the Keeper 
Mountains to Nenagh, in the County of Tipperary, 
length 19 miles 1 furlong - - - - - 


7,391 i- 8 




£. 


17,202 7 8 




Portion to be paid by the Government - - - - £.8,601 3 10. 




D° - - - - by the County of Tipperary 


8,601 3 1 o- 






£. 


22,800 - - 



Irish Office, London, 1 
31 March 1829. J 



C. W. Flint. 
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